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SEPTEMBER MEETING 


Simcoe, September 3rd, 1935. 


Minutes of regular September meeting of Norfolk County 
Council. 


Council opened at 10.00 a.m., the Warden, E.. J. Dertinger, 
presiding. 


Roll called. All the members present. 
Minutes of June session were read and confirmed. 
The following communications were read: 


Department of Public Welfare, re Mothers’ Allowance 
Board. 


County of Dufferin, re Relief payments. 


County of Huron, re amending B.N.A. Act to abolish 
provincial governments. 


County of Kent, re Law Stamps on orders of Municipal 
Board, approving issue of debentures. 


County of Essex, re County Councils. 


Department of Public Welfare, with report on Industrial 
Home and recommendations from Deputy Minister. 


Registrar of Motor Vehicles, re operation Motor Vehicles 
on Sundays. 


County of Peterborough, endorsing resolution Norfolk 
Council. 


County of Addington, endorsing resolution Norfolk 
Council. 


County of Victoria, endorsing resolution Norfolk Council. 





Accounts: Wm. H. Abbey and Pearce Publishing Co. 


Moved by Mr. Austin, seconded by Mr. MacVicar: That 
the communications as read be referred as follows: 


Department of Public Welfare re Mothers’ Allowance, 
County of Dufferin, County of Huron, County of Kent, County 
of Essex—Committee of the Whole. 


Department of Public Welfare with report and recom- 
mendations on Industrial Home—Managing Committee In- 
dustrial Home. 


Motor Vehicles Registrar—Good Roads Committee. 


County of Peterborough, County of Lennox-Addington, 
and County of Victoria—to be filed. 


Accounts—to Finance Committee. 


Moved by Mr. Blayney, seconded by Mr. Anderson: That 
the Council do now go into the Committee of the Whole to 
consider the various matters referred thereto. Carried. 


Council went into Committee of the Whole at 10.40 a.m., 
Mr. Wallace presiding. 


Council resumed its sitting at 11.10 a.m. 


_ Moved by Mr. MacKay, seconded by Mr. Smith: ‘That 
a are do now adjourn to meet again at 1.30 p.m. sharp. 
arried. ; 


Council adjourned at LYs25 4dr, 


Council resumed at 1.30 p.m. 


Moved by A. Y. Misner, seconded by Mr. Blayney: That 
whereas the weed menace is increasing rapidly and is also 
a costly proposition for each Municipality, therefore we the 
members of the Norfolk County Council request the Depart- 
ment of Highways to revise the statutes thereby making it 
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compulsory for each ratepayer to cut the weeds in the road- 
way bordering his premises and a copy of this resolution be 
sent to the Counties asking co-operation. 


Moved by Mr. Honey, seconded by Mr. Terhune: That 
the resolution referring to weed cutting be referred to the 
Committee of the Whole. Carried. 


Mr. Blayney presented report of the Good Roads Com- 
mittee. 


Moved by A. Y. Misner, seconded by Mr. Blayney: That 
the report of the Good Roads Committee be adopted. Carried. 


Mr. Austin presented report of Public Building Com- 
mittee. 


Moved by Mr. Austin, seconded by Mr. McVicar: That 
the report of Public Building Committee be referred to the 
Committee of the Whole. Carried. 


Mr. Anderson asked the Council to reimburse him as a 
member of the Cemetery Commission for Inspection of Ceme- 
tery requested by the Welfare Department. 


Moved by J. H. Misner, seconded by Mr. Ejitel: That 
Mr. Anderson be paid his mileage and per diem as Inspector 
of Cemetery. Carried. 


Moved by Mr. Blayney, seconded by Mr. Anderson: That 
the Council go into Committee of the Whole to consider 
matters referred thereto. Carried. 


Council went into Committee of the Whole at 2.40 p.m., 
Mr. Wallace presiding. 


Council resumed its sitting at 3.25 p.m. 


Mr. J. H. Smith introduced a delegation from the Nor- 
folk Fruit Growers’ Association. 


The Council was addressed by J. H. Lawrence, ex-Reeve 
of Charlotteville, and George Wilson, complaining of remarks 
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made by members of the Council with reference to the bene- 
fits of Norfolk Fruit Growers’ Association being made to 
members of the Association instead of to the ratepayers of 
the County as a whole, as reported by the press. 


Moved by Mr. Smith, seconded by Mr. MacKay: That. 
a vote of thanks be extended to Mr. Lawrence and Mr. Wil- 
son for their instructive remarks regarding the cold storage 
plant and to accept the invitation to visit the plant at the 
November meeting. Carried. 


Moved by Mr. Blayney, seconded by Mr. Anderson: That 
this Council go into Committee of the Whole to consider 
matters referred thereto. Carried. 


Council went into Committee of the Whole at 4.15 p.m. 
Council resumed at 4.50 p.m. 
Mr. Misner presented report of Finance Committee. 


Moved by Mr. J. H. Misner, seconded by Mr. Ejitel: That 
report of Finance Committee be adopted. Carried. 


Moved by Mr. Ponting, seconded by Mr. Collings: That 
the County Council go with the Good Roads Committee to: 
inspect Big Creek bridge on Concession 7, West of Plank 
poae es townline between South and North Walsingham. 

arried., 


In the matter of transferring Police Court to Court 
House, which was by resolution ordered to stand until Novem- 
ber meeting, the Warden appointed the following a Com- 
mittee to inspect and report at November meeting, namely: 
Messrs. J. H. Misner, W. S. Collings, and J. E. MacKay. 


Mr. Wallace presented report of Committee of the Whole. 


Moved by Mr. Wallace, seconded by Percy L. Buck: 
as ne report of the Committee of the Whole be adopted. 
arried, 


a 
Moved by Mr. MacKay, seconded by Mr. Vance: That 
this Council do now adjourn to meet again on November 5th, 
1925, at 10.00/a.m. . Carried. 


The Council adjourned accordingly at 5.30 p.m. 


Confirmed in open Council this 5th day of November, 
A.D. 1935. 


JONATHAN PORTER, Pei oLR INGER, 
Clerk. Warden. 


The reports as amended and adopted are as follows: 
Report of the Road Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on County Roads, beg 
leave to report as follows: 


The following Retreatment and Double Surface has been 
completed on the following roads: 


Road ; Miles Width Total Cost 
MPR ELECACIICIIC intr. tet cats cece iivualse 1.5 16-0” $ 803 54 
POPPI OTIIE ILL ACE® si 7s ssscercnccsetes- 2.2 20’-0” 2643 67 
MSE CLC ALEUC TN oil -ts.ccousncarerseeseos ed 1.5 16’-0” 497 15 
oy DAS Sek ea Ce see ee noe Z 20-0” 1188 8&7 
PMB OULCALTIVOML: Eysrveanccsstssvescocsueacd 2 20’-0” 719 44 
PPC ECC AEINONIC (i..,<cssers tenders -o-casse 3.75 18-0” Z2U7USSO 
9 Double Surface, Walsh ........ 75 20’-0” 956 35 

Double Surface, St. Williams 9 20’-0” I132 30 
Retreatment, Walsh. ............... 8 20’-0” 487 27 
Retreatment, Vittoria ............ 1.4 16’-0” 824 99 
io) oS 01) ll re i22 18-0” 633 98 
BEERS UTLACE: co csclevecsesseocenee 1.4 20’-0” I15Q9 55 

Pe OME ULLACE. ...5..022ci200.s0000000e 2.5 18’-0” 2653 50 
RTE ALITICTI G9 0..1...c00cenrenencesasoenee 1.75 15’-0” 659 75 
DRPREECCALITICH Coo... spp cenesenvenspneess 3.6 15-0” 1324 21 


15-0. 





17, | Retreatmenwe cen: Suter cases 28 1Q’-O” 1074 04 
TO? *RetremtmMent a wr gencacn iris 2.5 16’-0” 1153 77 
21). DoublesSiriacete were 2.5 18-0” 2255 74 
oe oRethea (irene werner iesssheenteernie 1B 20’-00 223 66 

Double surta ceo. 1 tavern 6. 20-0) 688 52 
20% (Retreatmientvensse scare eee 6 18-0” 223 O04: 


Gravelling has been completed on the following roads: 


Miles 
Completed Yards Cost 
Road i Zan. eaeretancn tic ceeeeneeee is 1891 $ 709 19 
Road 7 eae aun sega renee 2y, 1459 1041 70 
Road vi 2 re ccs nie ere eee 4 815 643 80: 
Roads 20}. iii ae ae pre 2 1647 1027 4I 


A total of 10.85 miles of Double Surface Treatment and 
25.2 miles of Retreatment and 8% miles of Gravelling. 


Crusher No. 1 is being installed in the pit at Windham 
Centre. 


Crusher No. 2 will be moved to the Wyecombe pit this: 
week. 


Gravelling is proceeding on Road No. 9. 


Your Committee have purchased approximately one acre 
of gravel alongside the Wyecombe pit for $1000.00, for the 
roads in the West part of the County. 


Total amount of accounts passed since the June meet- 


ing—$49,620.77. | 
Committee fees since the June meeting—$161.70. 
All of which is respectfully submitted. 


P. DEUMER EBAY NEY: 
Chairman? 


J. C. AUSTIN, 
A. Y. MISNER. 


— 


Report of the Finance Committee 


‘To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—Your Committee on Finance beg leave to 
report as follows: | 


We recommend that the following accounts be paid: 


EE CAG Veit ISttgti es CHa VENI Cccd et pe leSrasl es lsctdgactbeaens $100 80 
Dee ETNIES Bese Meek Mele Sad Reiss ccedcacasyssacdesipsuiesdecersess 125 31 


We also recommend that the sum of $5.00 be paid Eleanor 
Misner for stenographic services. 


All of which is respectfully submitted. 


(Signed) 
J. H. MISNER, Chairman, 
W. E. HONEY, 
Tee NACICA YY, 
VisoiicOlL LENGS: 
JAP WALLACE: 


Report of the Public Buildings Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on Public Buildings. 
met on August 17th and inspected the Public Buildings, also 
the Stewart House located at Walsh, and beg leave to report 
and recommend the following: 


1. That the large filing room in the Registry Office be 
sized and painted two coats of light buff oil paint. Estimated 
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cost $30.00. Also the toilet room be repainted at an esti- 
mated cost of $6.00. Also two additional electric drop lights 
be placed in the filing room at an estimated cost of $7.00 in- 
stalled complete. (All this work requested by the Inspector 
of Legal Offices). 


' 3. That a ground rod be placed on the flag pole and 
tower of the Court House at an estimated cost of I4c per 
foot. Total estimated cost of $17.50. 


4. That a new metal roof be placed on the deck Gaol 
to replace worn-out tin roof: Size 880 sq. ft. No. 26 gauge 
galv. with flashings at an estimated cost of $90.00. 


5. That the large unused chimney on the Court House 
building be torn down to the roof line and an opening re- 
slated; also the broken slates on the northwest corner and 
on the east side roof be replaced at an estimated cost of $20.00. 


6. That the Stewart house at Walsh be repaired as 
follows: 


The exterior be finished in stucco and waterproofed, 





164.sq.. yards at-75c,;compléte:. .eare cee $123 00 
The interior be replastered, 2 coats, 231 sq. yds. at 30c 69 30 
Relathing 800 sq. ft. Gyproc lath and putting on........ 23 00 
Newyfloor in kitchen» 200M vandelayitio.. eee 20 00 
Painting doors, window frames, sash and reglazing.... 35 00 
Repairing roof, new ridge boards, facing boards, 

shingles;:etc, 22.2.2. .0kte aa eee ee 7 00 

Total estimates, Ai ciAse. eee ee ee $275 30 


7. That a new trough and new large size conductor pipe 
be placed on the northwest of the Court House, also a new 
flashing between the Court House and Gaol at an estimated 
cost of $30.00. 


8. That the County Police Court be removed to the 
Court House Building as September 3oth, 1935, at a saving 
of over $600 per year. Stand to November. 


hi 


9. That the janitor service covering the Court House. 
Registry Office and Building occupied by the Clerk and 
Treasuxer be combined at a total cost not to exceed $700 per 
annum to cover all services and at a saving of $260 per 
annum. Stand to November. 


1o. That the exterior of building occupied by the Clerk 
-and Treasurer be repainted at a cost of $37.00. 


All of which is respectfully submitted. 


J. C. AUSTIN, Chairman, 
CHARLES PONTING, 
EF. J. MOORE. 


Report of the Committee of the Whole 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, the members of the Committee of the 
Whole recommend that: 


1. That no action be taken re the communications from 
the County of Kent re Law Stamps and the communications 
from the County of Huron re Abolition of Provincial Govern- 
ments. 


2. That the communications from the County of Duf- 
ferin re distribution of relief be endorsed. 


3 That the communication from the County of Essex 
re abolition of County Councils be endorsed. 


4. That the communications from the Department of 
Public Welfare re Mothers’ Allowance Commission have the 
same appointees in 1936 as in 1935. 


5. That the resolution moved by Mr. Misner and 
seconded by Mr. Blayney re cutting of weeds on roadways be 
adopted. 


All of which is respectfully submitted. 


J. ALLAN WALLACE, Chairman. 


oS iy Be 


NOVEMBER MEETING 


Council Chamber, November 5th, 1935. 


Council was called to order at 10.00 a.m., the Warden, 


. Dertinger, presiding. 


Roll called. All the members present. 

Minutes of September meeting were read and confirmed. 
The following communications were read: 

Highway Department, acknowledging resolutions. 
Provincial Secretary, acknowledging resolutions. 

County of Wentworth, acknowledging resolutions. 
County of Waterloo, acknowledging resolutions. 


County of Brant, acknowledging resoultions. 
County of Victoria, acknowledging resolutions. 
County of Welland, acknowledging resolutions. 
County of Wellington, acknowledging resolutions. 
Mrs. H. Girling. 

Report of Grand Jury, Supreme Court. 


Imperial Order Daughters of Empire, asking for use of 


Grand Jury room for Girl Guides. 


Wm. Kirkwood, re installation of stoker for gaol furnace. 
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Moved by Mr. McVicar, seconded by Mr. Vance: ‘That 
the communications as read be referred to the following: 


Grand Jury report, to Public Building Committee. 


Imperial Order Daughters of the Empire and William 
Kirkwood, to Committee of the Whole. 


Highway Department, Provincial Secretary, County of 
Wentworth, County of Brant, County of Victoria, County of 
Welland, County of Wellington, and Mrs. H. Girling—to be 
filed. 


The following resolution from Charlotteville was read: 


That the Council expresses its strong disapproval of any 
action that the County of Norfolk might take regarding work 
on the road from Baker’s School House west, before the pre- 
sent County Road through Forestville is surfaced, and that 
a copy of the resolution be forwarded to the County Council. 


Moved by Mr. Terhune, seconded by Mr. Honey: That 
the resolution from Charlotteville Council be referred to the 
Committee of the Whole. Carried. 


Mr. Blayney presented report of the Good Roads Com- 
mittee. 


Moved by Mr. Blayney, seconded by A. Y. Misner: That 
the report of the Good Roads Committee be adopted. Carried. 


Mr. Blayney reported to Council the condition of tractor, 
and explained that the repairs on same had amounted to over 
$4000.00 for last two years and asked the Council to direct 
the Committee respecting same. 


Moved by Mr. Collings, seconded by Mr. MacKay: That 
a map of the County Road System be made with a showing 
where the County Road is constructed in colours and where 
it is tarred or treated. Carried. 


Mr. Misner presented report of Managing Committee 
of Industrial Home. 
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Moved by Mr. Misner, seconded by Mr. Fitel: That the 
report of Industrial Home Committee be adopted. Carried. 


Mr. Misner presented report of Special Committee with 
reference to the Police Court, 


Moved by Mr. Misner, seconded by Mr. Ejitel: That the 
Special Committee report on Police Office be referred to Com- 
mittee of the Whole. Carried. 


Moved by Mr. MacKay, seconded by Mr. Vance: That 
Council do now adjourn to meet again at 2.30 p.m. 


Council adjourned at 11.35 a.m: 
Council resumed at 3.00 p.m. 


Moved by J. H. Misner, seconded by Mr. Eitel: That 
the Council go into Committee of the Whole to consider the 
various matters referred thereto. Carried. 


Council went into Committee of the Whole at 3.05 p.m., 
Mr. Wallace presiding. 


Council resumed at 4.00 p.m. 


Moved by J. H. Misner, seconded by Mr. Ejitel: That 
we the members of Norfolk County Council request the 
Crown Attorney to use his influence in seeing that the pris- 
oners who are moved from the gaol to the Police Court be 
moved by motor or other transport so they are not in full 
view of the public on the streets and a copy of this resolution 
be forwarded to the Crown Attorney. Carried. 


Moved by Mr. Smith, seconded by Mr. Collings: That 
the. Road Committee and Road Superintendent interview the 
owners of the property on each side of the road No. 7 from 
the stand pipe on West Street to Hill Crest School with a 
view to widening the road to standard width and report at 
next meeting of the Council. Carried. 


Mr. Ponting read a communication from the Inspector 
of Prisoners with reference to gaol supplies. 
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Moved by J. H. Misner, seconded by Mr. Eitel: That 
the communication from Inspector of Prisons be referred to 
Building Committee. Carried. 


Moved by J. H. Misner, seconded by Mr. Terhune: That 
the Road Committee be- given full power in the purchase of 
a tractor and to make such deal as they deem to the advant- 
age of the County. Carried. 


Mr. Wallace presented report of the Committee of the 
Whole. 


Moved by Mr. Wallace, seconded by Mr. Collings: That 
the report of the Committee of the Whole be adopted. Carried. 


Moved by Mr. MacKay, seconded by Mr. Vance: That 
this Council do now adjourn to meet again, Tuesday, Decem- 
ber the 3rd, at 10.00 a.m. sharp. Carried. 


Council adjourned accordingly at 5.00 p.m. 


Confirmed in open Council this 3rd day of December, 1935. 


JONATHAN PORTER, BK. J. DERTINGER, 
Clerk. Warden. 


The reports as adopted are as follows: 
Report of the Road Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on Roads, beg leave 
to report as follows: 


The following are the more important features of work 
proceeded with since the last Council Meeting: 


Road No. 2—3 miles of gravel resurfacing, 1227 yards 
BO A Veli AP COST UO Leits.cascecenseteeadesselnesedentsreyvenesncese oes $ 728 00 


Road No. 3—1% miles of stone resurfacing, 1242 cu. 
yards of stone at a COSt Of ......sssescerseecsereeeessrrerseeere 1848 00 


pM ge 


Road No. 6—34of a mile of gravel Suerte, 1200 cu. 
yards, of eraveliat ascost Of, sedated ape 1041 OO 


34 of a mile of double surface treatment, cost.... 940 00 


Road No. 7—2% miles of gravel Heat eNOS. 2211 yds. 
at a cost (ay RIPE Emr R Ss CTA RBA eg. 1468 30 


Road No. 9—2'% miles of gravel resurfacing, west of 
Port’ Rowati,; 2307 wds at costo. ieee 2772 O7 


3% miles of gravel resurfacing, west of Hough- 
ton Centre, 13200 yd5.\ at avtostiotl ane atte 1600 00 


14% miles of gravelling on 3rd Concession Road of 
Charlotteville2851 torns;vatidacost, ole ac 4988 55 


3-10 of a mile of double surface treatment, cost 361 00 
West of Vittoria. 


3 miles of retreatment, east and west of Vittoria, 


COST 2... aetdereedsecteos dsyesn CULE Ohta ces ah Smee SiN Peas aa 1871 00 
2.1 miles of retreatment, west of St. Williams, 
COSTE iT Le CE ae Se 1324 00 


Road No. 13—1 mile of gravel resurfacing, 852 cubic 
Yards, COST “cisdiscsestioshicecceeneastate Mrennne enc a ene Le ts Een 639 00 


Road No. 24—3 miles.of retreatmeént, COSt.....0 co eee 1769 00 


Road No. 25—1 mile of gravel resurfacing, 813 cubic 
VALASH COST, veeshiiieiissttas ten peeks epatnees at oRe ney ean ae eearee 594 90 


Gravel resurfacing is being proceeded with on Roads 7, 
Spal Sy elgeaaedts 


Accounts passed since the September meeting amount to 


$35,389.91. 


Committee fees since the September meeting amount 


to $114.60. 
~All of which is respectfully submitted. 


P. D. BLAYNEY, Chairman, 
A. Y: MISNER. 
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The Managing Committee of the Industrial Home 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, the Managing Committee of the In- 
dustrial Home, beg leave to report as follows: 


We visited the Home recently, with the whole Commit- 
tee, and after careful inspection of the brick building, known 
as the hospital, decided to repair this building so it would 
be suitable to be occupied by inmates on account of over- 
crowding in the main building. We estimate the cost should 
not exceed $200.00. 


We also considered the tenders for bread and meat at 
the Home for the next term, and decided as follows: Bread, 
as submitted by S. Fraser, be awarded to him at 5% cents 
per 24-ounce loaf. 


Meat be awarded to R. B. Kent as follows :—Beef, front: 
quarters, 644 cents per pound. Beef, hind quarters, 9 cents 
per pound. Veal—i12 cents per pound. Pork—12 cents per 
pound, and Lamb—12 cents per pound, delivered at the Home. 


We also find that the overcrowding at the Home is be- 
coming serious, and find that some of the Municipalities are 
sending inmates there who should go to other institutions 
or be looked after at their own expense. This Home is only 
for the aged and infirm as far as possible. 


All of which is respectfully submitted. 


(Signed) 
J. H. MISNER, Chairman, 
ALFRED EITEL, 
W. 8. COLLINGS. 
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Report of the Special Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, the Special Committee appointed to 
look into the matter of the Police Court location, beg leave 
to report as follows: 


We interviewed His Honour Judge Boles and the Police 
Magistrate, W. E. Kelly, and they strongly recommended 
that the Police Court remain in its present location and gave 
very adequate reasons therefor. 


We also interviewed Mr. Innes with the possibility of a 
new agreement, which resulted as follows: Io per cent. re- 
duction in rent and also to redecorate the Magistrate’s office 
and court room. 


We also recommend that the rent for the Town of Sim- 
coe be increased to $180.00 per year. 


All of which is respectfully submitted. 


J. H. MISNER, 

J. E. MacKAY, 

E. J. DERTINGER, 
W. S. COLLINGS. 


Report of the Committee of the Whole 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee of the Whole, beg 
leave to report the matters referred thereto have been con- 
sidered in the following manner and we recommend the fol- 
lowing: 
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I. That the request from the Secretary of the Governor 
Simcoe Chapter of the I.0.D.E. be granted. 


2, That the communications from W. K. Kirkwood re 
‘sstoker be laid over until the December Session. 


3. That the report of the Special Committee re Police 
Court—Resolved that the County Clerk renew the leases with 
Mr. Innes and the Simcoe Town Council as outlined in the 
‘Committee report. Carried. 


3. That the communications from the Township of 
‘Charlotteville re change in the County Road System—Re- 
solved that same be filed. 

All of which is respectfully submitted. 


J. ALLAN WALLACE, Chairman. 


OC 


DECEMBER MEETING 


Council Chamber, December 3rd, 1935. 
Minutes of Regular December Meeting. 


Council called to order at 10.00 a.m., the Warden, Mr. 
Dertinger, presiding. 


Roll called. All the members present. 

Minutes of November meeting were read and confirmed. 
The following communications were read: 

Provincial Secretary, re Gaol. 

County of Lincoln, re Assessment Act. 

County of Lincoln, re Cost of Education. 

W. K. Kirkwood, re stoker at Gaol. 

County of Addington, acknowledging resolution. 

County of Bruce, acknowledging resolution. 

County of Perth, acknowledging resolution. 


Accounts: Arthur Ravin, Solicitor’s bill, Norfolk Co- 
Operative Co. 


Moved by J. C. Austin, seconded by Lloyd McVicar: That 
the communications as read be referred as follows: 


Provincial Secretary, County of Lincoln, W. K. Kirk- 
wood, to Committee of the Whole. 


County of Addington, County of Bruce, County of Perth, 
to be filed. 





Accounts, to Finance Committee. 


Moved by Mr. Blayney, seconded by Mr. Anderson: That 
the Council go into Committee of the Whole to consider the 
various matters referred thereto. Carried. 


Council went into Committee of the Whole at 11.00 a.m.. 
Mr. Wallace presiding. 


Council resumed its sitting at I1.50 a.m. 


Moved by Mr. MacKay, seconded by Mr. Vance: That 
this Council do now adjourn to meet again at 1.30 p.m. 
Carried. 


Council resumed again at 2.10 p.m. 


Mr. Misner presented report of Managing Committee of 
Industrial Home. 


Moved by Mr. J. H. Misner, seconded by Mr. Ejitel: That 
the report of the Managing Committee of Industrial Home 
be adopted. Carried. 


Moved by A. Y. Misner, seconded by Mr. Anderson: That 
this Council do now go into the Committee of the Whole to 
consider matters referred thereto. Carried. 


Council went into Committee of the Whole at, 2.20 p.m.. 
Mr. Wallace presiding. 


Council resumed its sittings at 3.10 p.m. 
Moved by J. E. MacKay, seconded by J. H. Smith: That 


the Council do now adjourn to meet tomorrow at 10.00 a.m. 
Carried. 


Council adjourned at 4.05 p.m. 
Confirmed in open Council this 4th day of December, 1935. 


JONATHAN PORTER, J. H. MISNER, 
Clerk. Acting Warden. 





SECOND DAY 


December 4th, 1935. 
Council opened at 10.45 a.m. 


In the absence of the Warden, M1. J. H. Misner was ap- 
pointed Acting Warden. 


Roll called. All the members present. 


Minutes of previous day’s session were read and con- 
firmed. 


Mr. MacKay presented report of Finance Committee. 


Moved by Mr. MacKay, seconded by Mr. Honey: That 
the report of the Finance Committee be adopted. Carried. 


Mr. Terhune presented report of Reforestation Com- 
mittee. 


Moved by Mr. Terhune, seconded by Mr. Collings: ‘That 
the report of Reforestation Committee be referred to the 
Committee of the Whole. Carried. 


Mr. Honey presented report of the Agricultural Com- 
mittee. 


Moved by Mr. Honey, seconded by Mr. MacKay: That 
the report of Agricultural Committee be referred to the Com- 
mittee of the Whole. Carried. 


Mr. Honey presented a recommendation from Norfolk 
Chamber of Commerce, re tree planting in connection with 
rural schools. 


Moved by Mr. Honey, seconded by Mr. E. J. Moore: 
That the recommendation of the Chamber of Commerce be 
referred to the Committee of the Whole. Carried. 





Moved by A. Y. Misner, seconded by Mr. Buck: That 
the Council do now go into the Committee of the Whole. 
Carried. 


Council went into the Committee of the Whole at 11.45 
a.m., Mr. Wallace presiding. 


Council resumed its sitting at 12.00 noon. 


Moved by J. E. MacKay, seconded by Mr. Honey: That 
the report of the At ricultural Committee be referred to the 
Committee of the Whole and that the former resolution be 
rescinded. Carried. 


Moved by Mr..MacKay, Seconded by Mr. Vance: That 
the Council do now adjourn to meet at 3.30 p.m. Carried. 


Council adjourned at 12.10 p.m. 
Council resumed its sittings at 3.30 p.m. 
Mr. Blayney presented report of Good Roads Committee. 


| Moved by Mr. Blayney, seconded by Mr. Misner: That 
the report of Good Roads Committee be adopted. Carried. 


Moved by Mr. Terhune, seconded by Mr. McVicar: That 
the Clerk and Mr. J. H. Smith be a Committee to take the 
necessary steps to form all Reforestation Lands into Crown 
Game Preserves. Carried. 


Mr. Marston, Road Superintendent, presented his annual 
report of work done during the year 1935. 


Moved by J. H. Misner, seconded by Mr. Terhune: That 
the members of Norfolk County Council extend to Mr. Mar- 
ston our appreciation on the wonderful report on the County 
Road System and as soon as same is printed, a copy be for- 
warded to the members of the Council. Carried. 


Mr. J. H. Misner presented report of the Master and 
Matron of Industrial Home of their visit to the annual con- 





vention of the Managers of Homes for Aged and Infirm, 
which was very full and interesting to the County. 


Moved by J. H. Misner, seconded by Mr. Eitel: That 
the report of Master and Matron of Industrial Home be re- 
ceived and filed. Carried. 


Mr. Austin presented report and supplementary report 
of Building Committee. 


Moved by Mr. Austin, seconded by Mr. McVicar: That 
the report of the Building Committee be referred to the Com- 
mittee of the Whole. Carried. 


Moved by J. H. Misner, seconded by Mr. Ejitel: That 
we, the members of Norfolk County Council express our ap- 
preciation to ex-Warden C. H. Ferris of Port Rowan in 
furnishing the ducks for the banquet at the Industrial Home. 
Carried. 


Moved by J. H. Misner, seconded by Mr. Eitel: That we 
the members of Norfolk County Council recommend that we 
request the _ Immigration Department to insist that a medical 
certificate must accompany all applications for admission to 
Canada on temporary permits for employment. We feel that 
venerial disease is on the increase and that all precaution 
should be taken to cope with this menace and that a copy 
of this resolution be forwarded to the Immgiration Depart- 
ment and Children’s Welfare Department at Toronto. Carried. 


Moved by Mr. J. H. Misner, seconded by Mr. MacKay: 
That the communication from the County of Lincoln re As- 
sessments be laid over to the January session, 1936, and that 
the Clerk procure from Urban Municipalities the property 
that has fixed assessment and the assessment for school pur- 
poses and also the assessment of said properties prior to the 
fixed assessment. Carried. 


A recommendation from Norfolk County Chamber of 
Commerce re tree planting in connection with rural schools 
was read and on motion was referred to the Agricultural 
Committee. 
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Moved by Mr. MacKay, seconded by Mr. Anderson: That 
this Council wishes to express its appreciation of the hearty 
co-operation received from all the employees of the County 
during the year 1935. Carried. 


Moved by J. H. Misner, seconded by Mr. MacKay: That 
in view of the fact that for the past number of years the 
Gaoler has been appointed by the Norfolk County Council as 
caretaker of the Court House, we the Norfolk County Coun- 
cil in session, recommend the appointment of Mr. George 
Mercel as caretaker, duties to commence January Ist, 1936, 
at a salary of $350.00 per year. 


This resolution was considered in the Committee of the 
Whole and it was recommended that the resolution be carried 
without amendment. 


Moved by J. H. Misner, seconded by Mr. Eitel: That the 
Council go into Committee of the Whole at 4.45 p.m. and 
resume its sittings at 5.00 p.m. 


Moved by J. H. Misner, seconded by Mr. Eitel: That 
the Warden vacate the chair and that Mr. Blayney preside. 
Carried. 


Moved by J. H. Misner, seconded by Mr. Collings: ‘That 
we, the members of Norfolk County Council wish to convey 
our appreciation to our Warden, Mr. Dertinger, for the effi- 
cient co-operation in conducting the business of the County 
for the year 1935. Carried. 


Moved by J. H. Misner, seconded by Mr. MacKay: That 
this Council wishes to convey its deepest sympathy to Mr. 
and Mrs. Dertinger in the loss of Mrs. Dertinger’s father. 
Carried. 


The Warden thanked the Council for its appreciation of 
his services for the year and also acknowledged the kind ex- 
pression of sympathy, re death of Mrs. Dertinger’s father. 


Mr. Dertinger was then called to preside over the Council. 


Mr. Wallace presented report of the Committee of the 
Whole. 


oh 





Moved by Mr. Wallace, seconded by Mr. Collings: That 
the report of the Committee of the Whole be adopted. 
‘Carried. 

Moved by Mr. MacKay, seconded by Mr. Vance: That 


the Council do now adjourn to meet again at the call of the 
Clerk, “Carried. 


Council adjourned accordingly at 6.00 p.m. 
Confirmed in open Council. 


JONATHAN PORTER, EF. J. DERTINGER., 
Clerk. Warden. 


The reports of Committees as adopted are as follows: 
Report of the Managing Committee of the Industrial Home 


To the Warden and Members of the County Council of the 
County of Norfolk: ; 


Gentlemen,—We, Your Managing Committee of the In- 
dustrial Home, visited the Home, November 26th, and beg 
leave to report as follows :— 


Number patient days: for the pastivear \.a.004..-0nee 22037 
ORES Savi ccccagscovceseceohte celees ctor tare RAGES IA eon te eee ern em 2609 
Total number of meals served to transients .................. 650 
Total number of inmates admitted to the Home in the 

past: eat Ansar NPAT ER eo etree toh - 16 
Total number of SSAA L i ee ae eee ee ee eee 8 
Deaths: ......ccSsssccdosvosceobedestesatcherieeetten Mh eee eee nen ene 6 
Total number of inmates at the Home at present Bo 60 


Sold 

l Clysdale: horse*.os,. 0: nce eee en ..> 400.00 
1 Brood’ Sows. une ee ee ee ee eee 22.10 
LiiGow cca ee eee Re Rea omen Mii tae Ty 9 wb 61.50 


$ 483.60 
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Increase in Stock 
2 Heifer Calves 


10 Shoats 
Value of Produce Used on Farm 

LIVER VV.OOGe 2 MCOCKS dLins.UU Pel COL -scccysaevssccessseleeans $ 50.00 
BeOS NR ECLILO CM ULE A LL IGrecsscscecteecsactescorneeocceacess 240.00 

OS Taseit estepork atl 2G .y:.scsserersstess 2 besten tle. abies 114.60 
Bee EOE Cet) PRET CL OTE ces ccaptacerzssbreselvecgocncesoacieereseoee 160.00 
A TEU bes Fo TA Ee 7 UIC ates ore ct anas Sgscncowsons eee oe ole ee 25.90 
Ne ter LT tt Cte nea wie oe vhn dens sesccebeadsssdacecscosss A / 8.30) 
a Ie RM ta eee oe oe Tacs caer eocevessaseceessstcsdenceenteneee 48.00 
BORA ro RELIED SP ane Ioan desks eras scyecs Sasesenedsoceosss ae eareres 120.00 
RSet DRC OTISP At DP DCTELON ‘ciicccsndccsecencsssoesscacensveses 300.00 
BEIGE A Ses COSTAL DIAN) EL LON. -5.2822s2-50ccdoserdncesnseereoes 24.00 
Bee alae Cert tes GEE TICES EL Cit -ctescyacccezeyeponceressoncnce 220.00 
Pee ESA LIT GS CE Die erect tee semersscecaseses eles pores 2.50 
PATE SCRE e muipeye jefe 1678 eat - pene eee 370 
OMe aie AOR whi sb wipe (ony af ila Keil eee oye ei en 10.00 
Estimated value of Garden Produce ................ ee ae 200.00 
Re OC gt Ce IC DL eho la ce ccttscs se cctisensoncdsooceees 60.00 
BS 00) Ui Ai LOG OC scacsteyseests-ncncecsoncecnsenteoreceees 40.00 
BAe as CHO ZCI er ere Beare chia sic casas cieasehqes<vseesadvoees LN eas 175.00 
EB a hy Sie ORG eae ee Ab ee oes 581.00 
Milk consumed since June Ist, 4600 quarts. 
Credit; Cream’ checks :-....,. Stee coat Gye ee SANs 
Butter Consumed, 1549 Ibs. ........ DM te aN rca s cs vecéasecies 387.00 
AREER AACE Re Petes ets aot enc pn ndsnacesessesccsvesescceseoes 750.00 
PETS IRC SUITIO CA UPEIO MG: ccs52cscecusuoedctaasssanésesesterscvsesices 25.00 


$2,896.62 
Amount of Feed purchased, $564.65 


Stock at Present 


LECT Sop ay het, A oak RL Seay 10 
BNR eer ide tas arccette ci tesssennccdsccnises 1 
SLES INES. a SR En 2 
WR SMI Ge Meee SA ees incccdceeclicckioostececess 2 
PCH ee asad ss ceacacteclcscaccenscl cts coveshiacdse 1 
ETI ALG te yes. oc2s ch SRA a) ON Co NS at Sak ees a 10 
“Ly (CT STA cE are a ain I 85 
Lo TEE gag, a Beppe Cop Is i a en a we 10 
Guineas ........ Rice OUR Te ew ts ae 11 


ye nek Wiel yaondenaa Ss icetesmtsaneecenadesas © 
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The machinery and house furnishings are the same as 
last report. 


We wish to take this opportunity of expressing to the 
Industrial Home Management and the County Council for 
their co-operation during the past year. 


All of which is respectfully submitted. 


J. H. MISNER, Chairman 
ALEPRED SEVERE 
W. S. COLLINGS 


Report of the Finance Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, your Committee on Finance beg leave 
to report as follows: 


We recommend that the following accounts be paid: 


A. Ravin, re Old Age Pension Applications, $24.60; J. 
Porter for drawing By-Laws, Attending Court etc., $76.39; 
Norfolk Co-Operative, $63.60. That Miss Eleanor Misner be 
allowed $10.00 for Stenographic service. 


All of which is respectfully submitted. 


J. H. MISNER, Chairman 
J. E. MacKAY 

W. E. HONEY 

J. A. WALLACE 

W. S. COLLINGS 
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Report of the Reforestation Committee 


To the Warden and Members of the County Council of the 
County of Norfolk. 


Gentlemen,—We, Your Committee on Reforestation, beg 
leave to report and recommend the following: 
Turner Property 


(1) Wire fence on the Nort West side, 80 rods, to be con- 
structed at once, the fence to be No. 9 wire. 


(2) All dead trees to be removed and the old fence rows 
be cleaned up. 


(3) The Pine trees on the North End to be trimmed and 
some underbrushing done—Estimated Cost, $125.00. 
Stipes Property 


(1) 160 rods, 8 strands high No. 9 wire to be constructed 
Sencrice: 


(2) All trees on the East side to be trimmed. 

(3) A new gate and lock to be constructed at once. 
(4) Fire Roads to be plowed and trimmed out. 
Estimated cost, $200.00. 


We also recommend the Properties to be numbered as 
well as named. 


We also recommend Notices to be posted on all Pro- 
perties, forbidding Shooting, Hunting and Trapping. 


We also recommend that a 15-year Lease be given Monty 
Smith for the right to control the Creek on the Turner Pro- 
perty for fishing and in return to give Fire Ranger Protection 


We also recommend the Payne Property to have fire 
Roads plowed and trimmed out at a cost of $50.00. 


The Shellburg Property—No Improvements advised. 





All of which is respectfully submitted. 


C; Ay, TERHUNE, Chairman 
W. S2GOLEINGS 
L. McVICAR 


Report of the Agricultural and Industrial Committee 


To the Warden and Members of the County Council of the: 
County of Norfolk: 


Gentlemen,—We, Your Agricultural and Industrial Com- 
mittee beg leave to report as follows: 


Your Committee met on November 30th, all members 
present. The Officers of several branches promoting agricul- 
ture in the County gave detailed reports, also submitted finan- 
' cial statements covering their individual grants received from. 
the County. 


Mr. H. Kellam gave the report of the Ploughman’s 
Association which showed a small cash balance. Explained 
the. benefits received by the Junior boys on home ploughing 
competition, also demonstration ploughing at Renton and 
Port Rowan. The Association was well satisfied with the 
work done by the Junior boys at the Provincial match. 


Mr. M. Landon enlightened the Committee on the varied 
work of the Chamber of Commerce stating that a movement 
had been started to promote a wild bird and animal sanctuary, | 
in the West Portions of Woodhouse Township, also East part 
of Charlotteville Township. Mr. Landon stated that Norfolk 
County was becoming noted for having possession of some 


rare specimens of birds and animals which are practically 
extinct in Ontario. 


_ Some discussion took place regarding reforestation plots 
in connection with public schools as an education for scholars 
that they may become familiar with the planting, care, and 
the different varieties of trees. 
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The Committee’s attention was drawn to the various 
topics discussed in the Chamber of Commerce Journal and that 
a copy was sent to each household in the County of Norfolk. 


The Norfolk County Fair activities were given in detail 
by Mr. A. E. Culver, who has been closely connected with the 
same for several years. He pointed out the gradual growth of 
the fair to the present, showing the popularity of keeping 
close agriculture rather than the promotion of circus per- 
formers. Mr. Culver stated that the fair board had a special 
object in view, which was to raise the standard still higher, 
give larger prizes and if possible, to retain some of the prize 
vegetables and fruits, also grains, and make a County exhibit 
at the Royal Fair. 


In the afternoon the District Representative, Mr. G. 
Bramhill, gave the Committee a fine report of the several 
branches of agriculture which the Department at Toronto 
were giving grants to promote, especially among the junior 
boys and girls. 


Mr. Bramhill stated that quite a keen interest was shown 
‘among the boys calf and hog clubs, also the feeding and car- 
ing of their own individual stock. This is to be followed by a 
judging competition preparatory for the selection of a judg- 
ing team to compete with other Counties and finally move 
‘up to Class ‘A Fairs. 


The girl’s work was confined to household science and 
‘dietetics and some real progress and enthusiasm had been 
:shown at Winter Classes held in different parts of the County. 


The Committee strongly recommend continuance of the 
‘campaign against the Warble Fly and to make a County clean- 
‘up. They also suggest that a Bot Fly campaign be started at 
once to exterminate the Bot Fly which severely impairs di- 
gestion in horses and is a continued source of annoyance to 
them during the Summer. 


The Agricultural and Industrial Committee. were con- 
-vineed that our District Representative, Mr. Bramhill, had a 
real knowledge of the several branches that were being pro- 
moted by the Fair Board, Ploughman’s Association, and 


en 


Chamber of Commerce, besides the many and varied problems 
that those engaged in agriculture had to contend with. 


All of which is respectfully submitted. 


W. E. HONEY, Chairman 
E. J. MOORE 

ALFRED EITEL 

W. R. ANDERSON 

UB W est 


Report of the Road Committee 


To the Warden and Members of the County Council of the 
County of Norfolk. 


Gentlemen,—Your Committee on County Roads beg 
leave to report as follows: 


Your Committee have interviewed three of the owners of 
land on Road No. 7, West of Simcoe, and it would appear that 
they will probably accept a new fence in lieu of the land. 


Your Committee have purchased a new Cletrac, Model 
“40” Diesel Tractor fitted with all standard equipment and 
cab for $3339.00 and Sales tax, $900.00 allowance was allowed 
for the old tractor. 


As our Road Superintendent will present his annual re- 
port today, we have nothing further to report. 


Committee fees since the last Meeting, $75.30. 


All of which is respectfully submitted. 


P. DELMER BLAYNEY, 
Chairman 

A. Y. MISNER 

J. C. AUSTIN 





Report of the Buildings Committee 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, Your Committee on Public Buildings. 
beg leave to report and recommend the following: 


That Eave Troughs and Conductor pipes be placed on the 
South and North sides of the Stuart House at Walsh, at a cost 
of l6c per foot for eave and conductor pipes erected. 


Approximate Cost $14.00 complete. 


That two storm doors and six storm windows be supplied 
to the Stuart House at estimated cost.of $24.00. 


All of which is respectfully submitted. 


J. C. AUSTIN, Chairman 
CHAS. PONTING 


Recommendation from Norfolk County Chamber of Com- 


merce re Tree Planting in Connection with Rural Schools 


The Norfolk County Chamber of Commerce feels that it 
can perform no greater service to the people of Norfolk and 
future citizens than encourage the planting of trees and the 
conservation of the forest and natural resourses of Norfolk. 
With this end in view they have submitted the following 
recommendation which has been endorsed by the Agricultural 
Committee. 


In order to encourage reforestation and to stimulate a 
love for tree and natural life among the school children of the 
County, we recommend that practical steps be taken to es- 
tablish a small wood lot and wild life sanctuary in connection 
with the rural schools of the County. It is suggested that the 
County might contribute, say one half the cost of purchasing 
a small area near the school-house. One quarter of the cost 


might be paid by the Township Council and the balance by 
private subscription or school enterprises. In order that the 
cost should not be excessive this might be limited to one or 
two school sections in each Township in any one year. 


It is intended that the school children should plant and care 
for these plots and the Chamber of Commerce is prepared to 
offer substantial prizes for the best cared for plots during the 
period when the plantation is being established. They are also 
prepared to foster and encourage this idea among the schools 
of the County and to render every assistance possible in put- 
ting the scheme into effect. 


Report of the Committee of the Whole 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—We, Your Committee of the Whole beg 
leave to report the matters referred thereto have been con- 
sidered in the following manner and we recommend the 
following: 


That no action be taken in regard to the communications 
from the County of Lincoln in regards to the school taxes. 


Resolved that the automatic stoker be retained and paid 
for as per agreement. 


All of which is respectfully submitted. 


}. ALLAN WAELAGE 
Chairman 





Report of County Road Superintendent 


To the Warden and Members of the County Council of the 
County of Norfolk: 


Gentlemen,—I beg leave to submit to your Honorable 
Body my nineteenth annual report on the Norfolk County 
Road System. In accordance with your instructions, I have 
prepared a map showing as nearly as possible those portions 
of the Road System that are graded, gravelled or tarred, dur- 
ing the winter, I hope to reconstruct this map, eliminating the 
lot lines and showing the roads only when it will be possible 
to mark on information as regard to the type of surface, when 
the same was completed and also the date when the same is 
retreated as nearly as possible, the various costs. 


In the report made in 1931, I gave a detailed report as to. 
the condition of all the roads and structures, also a recapitula- 
tion of the different roads and I herewith submit the re- 
capitulation up to date: 


Total mileage of the County Road System ........... Ailey miles. 
ANC Ce aT OLI ASA ckE fig sectedicascicecseeseoees 130 = miles 
Graded, but not to Highway Standard .................... 47.4 miles 
Pita, LER SCTE URSIN TES can nutes Ort Pee eee eee 112.33 miles 
Gravel Mulch Roads Jains. Le ed eee eee 39.04 miles. 
Douplesourtaces lar. Lréated ROaGS ciicccccceeccceccess eee 30.52 miles 
BRC PEACE a ATy LT GATCG: ROACS .....0..00.cceseescoonese 3.50 miles 
cee ES Set Pa Ee EE a ee a ee 3.00 miles 
‘VarePenetration Roads).s..i:,.::. ohn ye Ay ean Cee 9.75 miles 
UNE CREEPS ot7, 6 leco Rho. oe cece sk ecaccsevosdoavcasscerinedsssoscess .30 miles 
ME RE once eee e i. cates scans conntctlacseslecteseeascecowese 13.06 miles. 
Total Mileage of Tar and Concrete Roads ............ 86.11 miles. 


On Account of the resolution passed at the January Ses- 
sion your Road Committee had approximately $28,000 less to. 
expend than in 1934 and were unable to recommend any con- 
struction work and the work during the present year has 
been confined principally to resurfacing of gravel roads with 
gravel or stone, retreatment of tar roads, and double surface 
treatment of gravel and stone roads with tar, together with. 





the general maintenance, consisting of patching of tar and 
eray el roads, dragging, weed cutting, maintenance grading 
etc., a few metal culverts have been installed where old cul- 
verts had failed to function or were crushed, the total cost of 
this, up to the end of November amounted to $96,171.70. 


I am pleased to report that practically all the work as laid 
out in the estimates has been completed, and in addition 3% 
miles of extra tar retreatment and 2 miles of gravel resurfac- 
ing has been completed. 


The work completed consists of 33 miles of gravel resur- 
facing, 35.15 miles retreatment of existing tar road, 12.5 miles 
of double surface treatment, in addition 1% miles of gravel- 
ling and a double surface treatment was done where bad sub- 
soil condition destroyed the double surface treatment. 23,222 
cubic yards of gravel was crushed in the County pits at a 
cost of $5702.21 or 24.977 cents per cubic yard, this cost in- 
cludes labor, gasoline and oil, the cost of delivering this ma- 
terial to the various roads amounted to $12,399.88, a cost of 
53.397 cents per cubic yard, an average total cost of crushing 
and delivering of 88.374c per cubic yard. In the Double sur- 
face treatment and retreatment of tar roads at a total of 151,- 
503 gallons of tar was used at a total cost of $22,731.50, the 
unit cost being 14.96 cents for light and heavy tarvia B, and 
15.06 cents for tarvia retread delivered and applied on the 
various roads of the system. 3%” gravel was used as a cover 
over the tarvia applied a total of 5853.8 tons being used at a 
cost of $5590.38, being at the rate of 95.5 cents per ton at the 
Plant, cost of Hauling and Spreading the 32” $3878.86 being 
at the rate of 5 cents per ton mile, 8499 tons of commercial 
gravel was purchased at a total cost of $5949.30 being at 
the rate of 70 cents per ton. 1729 tons of crushed stone 
was purchased from the Township of Townsend at a cost of 
$1423.10, being at the rate of 70c per ton, 1180 tons of stancol 
patch was used for patching purposes on the System, the cost 
at the Plant being $3540.00 or $3.00 per ton. 3150 feet of High- 
way Guard was purchased for guard rail purposes. 


The following is a more detailed statement of the above 
work on the County Road System. 


Road No. 1—From Mabee’s Corners to Townline of Mid- 
dleton and Houghton—Retreatment 1.5 miles; width 16 feet. 
Cost $819.93. Cost per sq. yard 5.18 cents. 


Road No. 2—From Gothie School House Northerly— 
Double Surface Treatment, 2.05 miles; 20 feet wide. Cost 
$2484.11. Cost per mile, $1210.00. Cost per sq. yard 10.32 cents. 
From end of this Double surface treatment northerly to Junc- 
tion of Road No. 26 with Road No. 2—2 miles of gravel resur- 
facing. Cost, 1891 cubic yards, $813.70. From Windham Cen- 
tre Easterly, 3 miles of gravel resurfacing; 1227 cubic yards. 
Cost $940.30 and 570 tons of 1”” gravel, $598.50. 


Road No. 3—East of Villa Nova, 1.25 miles of stone re- 
surfacing at a cost of $1858.15. 


East of Villa Nova Double Surface Treatment 9 miles, 
19’ wide cost $1033.41. Cost per mile $1148.00. Cost per sq. yard 
10.33 cents. Retreatment, Villa Nova West 1.5 miles 16 ft. 
wide, $570.89. Cost per mile $386.00. Cost per sq. yard 4.05 
cents. From King’s Highway No. 24, 1 mile of gravel resur- 
facing. 


Road No. 6—North of Glen Meyer—Gravel Resurfacing 
75 miles, 20 ft. wide, 1315 cubic yards cost $986.25. Retreat- 
ment, 2 miles, 20 ft. wide, cost $1258.38. Cost per mile $629.00. 
Cost per sq. yard 5.36 cents. Double Surface Treatment .7 
miles 20 ft. wide. Cost $716.00. Cost per mile $955.00. Cost 
per sq. yd. 8.13 cents. 


Road No. 7—West of Simcoe, Gravel Resurfacing, 2 miles, 
2211 cubic yards, cost $1375.00 East of Langton 446 cubic 
yards, cost $331.00. Double Surface Treatment East of Road 
No. 27 .55 miles, cost $682.47. Cost per mile $1240.00. Cost 
per sq. yard 10.52c. Retreatment 2.1 miles, cost $1094.89. Cost 
per sq. yard 4.45 cents. Double surface treatment, .55 miles 
patching cost $687.57. Cost per mile $1248.00. Cost per sq. 
yard 10.58 cents. 


Road No. 8—Gravel Resurfacing 1.75 mile across con- 
cession 9 and 10, 1880 cubic yards of gravel cost 1310 cubic 
yards crushed and delivered 9514 cents. Retreatment, Court- 
land South to South Middleton 3.75 miles 18 feet wide .55, 16’ 








wide, cost $2146.57. Cost per mile $572.00. Cost per sq. yd. 
4.77 cents. 


Road No. 9—Vittoria East to Townline between Char- 
lotteville and Woodhouse, 1.4 miles; 16 feet wide, and .55 
miles, 20 feet wide, $1002.43. Cost per mile $515.00. Cost 
per sq. yard 5.12 cents. Vittoria West, retreatment of 1933 
D.S.T., .6 miles, 19 feet wide, $349.00. Cost per sq. yd. 5.22 
CEILS: 


Retreatment of 1934, D.S.T. to Walsh Station, 2.45 miles. 
Cost $1513.04. Cost per sq. yard 5.26 cents. 


Double Surface Treatment West on 3rd Concession Road 
in Charlotteville, .8 miles. Cost $989.99. Cost per sq. yard 
10.52 cents. 


Double Surface Treatment St. Wiliams, .85 miles ; 20 feet 
wide, $1240.36. Cost per sq. yard 12.4 cents. 


Retreatment of Retreated Road West of St. Williams, 2.2 
miles, $1301.35. Cost per sq. yard 5.32 cents. 


Owing to a bad subsoil condition West of Vittoria, .3 
miles West of Vittoria of the 1933 Double Surface Treatment 
was scarified and reshaped goo tons of I inch gravel resur- 
facing was done at this point at a cost of $1350.00. This 
Double Surface treated at a cost of $385.58. Cost per sq. 
yard 11.02 cents. 


1.25 miles gravel resurfacing was done East of Baker’s 
School House, 3118 tons of I inch gravel was applied at a 
cost of $5456.50. 


2 miles of gravel resurfacing West of Port Rowan was 
completed, 1592 cubic yards. Cost $2473.00. 


3.25 miles of gravel resurfacing West of Houghton Cen- 
tre, 1770 cubic yards. Cost $3309.40. 


Road No. 12—1.5 miles of gravel resurfacing, 887 cubic 
yards of gravel. Cost $722.93. 


Road No. 13—Retreatment West of Bookton, 1.25 miles; 
18 feet wide. Cost $575.86. Cost per sq. yard 4.36 cents. 


Double Surface Treatment Bookton East to the West 
Quarterline, 1.5 miles; 20 feet wide. Cost $1506.85; $1044.00 
per mile. Cost per sq. yard 8.56 cents. } 


Road No. 13—Gravel resurfacing from West Quarterline 
Easterly to Road No. 25—1.5 miles; 852 cubic yards. Cost, 
$866.44. 


Road No. 14—Double surface treatment from Road No. 
2 to Road No. 25, 2.55 miles; 19 feet wide. Cost $2643.50. 
Cost per mile $1036.00. Cost per sq. yard 9.31 cents. 


Retreatment south of Vanessa, .7 miles—8 feet wide. 
Cost $121.66. Cost per sq. yard 3.69 cents. 


Gravel resurfacing Vanessa north to County Boundary, 
3 miles; 1578 cubic yards of gravel. Cost $1475.61. 


Road No. 15—Retreatment Boston south 1.65 miles. Cost 
$639.11. Cost per sq. yard, 4.41 cents. 


Gravel resurfacing Townsend Centre north 2.5 miles; 
2075 cubic yards. Cost $1876.00. 


Road No. 16—Retreatment, King’s Highway north 3.35 
miles. Cost $1341.83. Cost per sq. yard 4.19 cents. 


Retreatment Road 2—South, .65 miles, $243.07. Cost per 
sq. yard 3.99 cents. 


Road No. 17—Retreatment Boston east and west 2.2 
miles; 20 feet wide. Cost $1078.54. Cost per sq. yd. 4.12 
cents. 


Bealton West Gravel Resurfacing, 2 miles—2ogo tons of 
I inch gravel. Cost $2340.02. 


Road No. 19—Retreatment, Boston North 2.55 miles; 16 
feet wide. Cost $1040.90. Cost per sq. yard 4.35 cents. 


Road No. 21—Double Surface Treatment, Villa Nova 
North 2.6 miles; 18 feet wide. Cost $2198.46. Cost per mile 
$847.00. Cost per sq. yard 8 cents. 


Gravel resurfacing 1.7 miles, 1519.9 tons of 1 inch gravel 


Cost $1823.88. 


Road No. 24—Retreatment Simcoe South 3.15 miles; 18 
feet wide. Cost $1730.23. Cost per sq. yard 5.20 cents. 


Road No. 25—Retreatment Teeterville Village .4 miles; 
20 feet wide. Cost $231.10. Cost per sq. yard 4.92 cents. 


Double Surface Treatment—Teeterville southerly, 6 
miles; 20 feet wide. Cost $688.96. Cost per mile $1150.00. 
Cost per sq. yard 9.85 cents. 


Road No. 25—Gravel Resurfacing from Road No. 13 
southerly 1 mile; 813 cubic yards. Cost $677.60. 


Road No. 26—Retreatment LaSalette Village .6 miles; 18 
feet wide. Cost $256.34. Cost per sq. yard 4.07 cents. 


Gravel Resurfacing East and West of LaSalette, 2 miles; 
2670 cubic yards. Cost $1348.52. 


Road No. 27—North and South of Walsh Village—Gravel 
resurfacing, 735 cubic yards. Cost $639.80. 


Road No. 29—Townline between Houghton and Walsing- 
ham, gravel and patching, 242 cubic yards. Cost $159.14. 


The following is a detailed statement of expenditures ac- 
cording to the County Books of the Road System on Novem- 
ber 30th, 1935. 
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I would like to point out certain features in regard to 
the above figures: In 1932, the cost of dragging was $8445.96, 
during the present year dragging costs have dropped to 
$4333.72, while operating costs have somewhat been reduced 
in that period, the chief cause, I believe is, the increase in the 
tar roads and this cost will reduce proportionately with 
further double surface treatment. Another important item 
is the question of weed control. In my report of December,. 
1932, I drew attention to the County Council that whereas in 
1931 the cost of weed control was $5460.93, that it had been 
reduced in 1932 to $4341.17, and I then predicted that by a 
continuation of the use of a chemical weed killer, it would 
in a few years be considerably reduced, in 1934, the cost was 
$3113.84. In making a survey of the situation this year, I 
decided that the effect of using the chemical weed killer had 
been so ecective, that during the present year it would pos- 
sibly be advisable to miss one year’s treatment and cut the 
weeds, as you observe this year’s costs for cutting weeds is 
$1070.35, Or approximately $5.00 per mile, it may next year 
be advantageous to again treat with chemical. 


The cost of construction and maintenance of a road sys- 
tem depends largely on the traffic using the roads, and ! 
therefore quote you the figure since the road system was 
inaugurated with regard to the cars used by owners living 
in the County of Norfolk: 


Year Passenger Commercial ‘Total 
LOIO | stein eee eae ae 1463 12 1475 
110 PR Mae rN re ie SEY RA cy, 2750 21 2967 
LQ20; 1.08 iuceor ea eee eee 2731 397 4128 
1O285 hee eee eee 4958 542 5490 
TO 34ie: ot Ps anasto 5545 704 6249 


This gives a total increase of 4774 since 1919 and an 1n- 
crease of 759 between 1928 and 1934. 


I regret to have to record the first fatal accident to an 
employee of the County Road System. Howard. Girling 
had worked on the System for approximately 13 years and 
had been an efficient and willing employee. 


I would like to express my appreciation for your kind- 
ness to me when I was injured last May. I also wish to 
thank the Road Committee for the co-operation given me 
during the past year. 


I have the honor to be, gentlemen, 
Your obedient servant, 


GUY R. MARSTON, 
County Road Superintendent. 











